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1. Oxcart Flights* 2J August: 

a). Aircraft #X2k Mte flights #126 sad #127 Aar durations 
of It 8$ wad 1:17 hours respectively. Furjeeee-'BIS 
navigation and qualitative evaluation tot C.L. Johnson. 

t). Aircraft #125 aafla flight #14, duration * 1$24 hours, 
purpose • lifli#>t refueling sad ARC-50, sax* each 1*2, 
sax altitude 13*000 ft. Refueling with j$S engine 
lAdieiUc ®t#A fbr itflsMBt in t*ahniGUft ***** amIm 
control system. ARC-50 CK. 

2. Oxcart Status, 27 August* 

a). Aircraft #121 flight cancelled - investigating engine 
oeapreaeor blade tip to honeycomb cle a ra n ce* 

'&)* Aircraft #122 : engine replacement due coapreeeor 
M a d e tip to heneyeodb clearance. 

a). Aircraft #126 : Illpt cancelled due ® radio 
anlfuaetlon. 

d). Aircraft #127 * flight cancelled Owe airfraae 
hydraulic leak. 

•). Aircraft #128 » in need, aaeeehly. 
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